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This  Supplement  to  the  1977  Fiscal  Year  Capital  Budget 
contains  the  preliminary  plans  and  outline  specifications 
for  major  construction  projects  included  therein. 

The  purpose  of  this  Supplement  is  to  assist  in  visualizing 
the  projects  and  their  functions.   It  should  be  studied  with 
the  Capital  Budget  Report.   This  document  is  designed  to 
meet  the  requirement  of  Article  15A,  Section  10  of  the 
Annotated  Code  of  Maryland  which  calls  for  the  submittal  of 
preliminary  plans  and  outline  specifications  for  major 
permanent  construction  projects  at  the  time  the  construction 
funds  are  requested  and  Article  88C,  Section  10  of  the  Annotated 
Code  of  Maryland  covering  submittal  of  required  programs  and 
changes  in  projects  after  preliminary  plans  are  completed. 

The  estimated  building  costs  given  in  the  Supplement  include 
all  fees  involved. 
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DEPAETMENT  OF  HATimAL  RESOURCES 

DAY-USE  AREA 

Deep  Creek  Lake  State  Park 

PROJECT  DESCRIPTION 

This  project  shall  consist  of  a  Visitors  Center  with  1377  gross  square  feet, 
four  comfort  stations  with  575  gross  square  feet  each,  picnic  shelters  for  $0 
and  100  persons,  and  the  related  utilities,  roads  and  parking. 

PREILIMINARY  PLAITS  AM)  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  ri^t.   Outline  specifications  are: 

Exterior  walls  .  .  .  Masonry  fluted  blocks  and/or  tongue  and  groove  wood  siding. 

Structure   Concrete  footings  and  slab  on  grade  with  masonry  foundation 

walls.  Masonry  bearing  and/or  wood  framing  walls  with  wood 
framed  roofs. 

Roof Asphalt  shingles  and  b\iilding  felts. 

Interior  Comfort  Station;  Masonry  block  walls  with  special  coating 

and  wood  siding. 

Visitor  Center;   Tongue  &  groove   wood  siding. 

Ceilings  Comfort  Station;  Homosote  board,  painted. 

Visitor  Center;  Exposed  wood  construction. 

Floors  Comfort  Station;   Concrete. 

Visitor  Center;  Typically  vinyl  asbestos  tile,  ceramic  tile 
in  toilet  spaces. 

Electric  Standard  for  buildings  of  this  type  -  generally  fluorescent 

lighting  fixtxares. 

Heating  Comfort  Station;   Suspended  electric  unit  heaters. 

Visitor  Center;   Oil  fired  furnace  with  cooling  coil. 

Plumbing  Standard  for  this  type  of  building  with  freeze-proof 

requirements  emphasized. 

Air  Conditioning  .  .  Visitor  Center  -  pad  moionted  condenser  and  furnace  cooling 

coil. 

ESTIMATED  PROJECT  COST 


Design  $  58,000 

Construction  381,000 

Utilities 80,700 

Site  Improvements 14.30,300 

Total $950,000 
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DEPARTMENT  OF  JUVENILE  SERVICES 

RECREATION  BUILDING 
Boys '  Forestry  Camp 
Green  Ridge 

PROJECT  DESCRIPTION 

This  structure  will  be  a  one-story  building  located  close  to 
Green  Ridge,  Maryland,  on  U.  S.  Route  1+0.   The  building  will  be 
adjacent  to  the  existing  Gymnasium  and  will  augment  the  recreation 
facilities.   The  structure  will  contain  approximately  2,700  gross 
square  feet  of  space. 

PRELIMIKARY  PLAES  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  ri^t.   Outline  specifications  are: 

Exterior  walls  ....  Block,  Stucco  -  load  bearing  -  wood  windows. 

Structure   Masonry  walls  load  bearing,  steel  floor  joists 

and  concrete  slab. 

Roof  Wood- truss,  plywood  sheathing.  Asphalt  Shingles. 

Interior   Frame  partitions,  painted  drywall,  hollow  metal  doors. 

Ceilings   Wood  furring  and  painted  drywall. 

Floors   Resilient  floor  covering  on  concrete  slab. 

Electric Three  wire,  one  phase  120/2i4.0  volts,  60  cycle. 

Heating Warm  air,  oil  fired. 

Plumbing  Copper  service  piping,  cast  iron  sanitary. 

Air  conditioning  .  .  .  None 

Miscellaneous   ....  Existing  Site  and  Masonry  foundation  to  be  re-used. 

ESTIMATED  PROJECT  COST 

Construction  $122,000 
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DIVISION  OF  CORRECTION 

RECEPTION,  DIAGNOSTIC  AND  CLASSIFICATION  CENTER 
Baltimore,  Maryland 

PROJECT  DESCRIPTION 

The  Reception,  Diagnostic  and  Classification  Center,  for  adult  males,  receives 
those  persons  convicted  in  the  State  of  Maryland  who  were  committed  to  the 
Division  of  Corrections.   The  Center  is  responsible  for  the  initial  assignment 
of  all  inmates  in  the  Maryland  Correctional  System.   The  Center  is  staffed  with 
identification  specialists,  classification  counselors,  social  workers, 
psychologists,  psychiatrists,  chaplains,  educational  specialists,  correctional 
officers,  medical  and  administrative  personnel.   The  location  of  this  facility 
is  adjacent  to  the  Maryland  State  Penitentiary  and  will  provide  approximately 
161,172  gross  square  feet  of  space.  Adjoining  the  Center  will  be  a  multi-level 
parking  garage  to  provide  approximately  200  parking  spaces  for  staff  personnel 
and  visitors. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  ri^t.   Outline  specifications  are: 

Exterior  walls  .  .  .  Fluted  masoni^y  block  units  with  masonry  block  back-up. 

Strricture Reinforced  concrete. 

Roof  Generally  a  built-up  roof  composition,  waterproof  deck 

coatings  at  exterior  recreation  deck  areas. 

Interior  Generally  painted  masonry  block  and  gypsum  dryvall  parti- 
tion systems  at  the  administrative  areas. 

! 

Ceilings  Generally  exposed  concrete,  acoustical  lay- in  ceilings  at 

the  administrative  areas. 

Floors  Generally  exposed  concrete  at  the  housing  units,  carpeting 

in  passive  recreation  spaces,  vinyl  asbestos  &  quarry  tile. 

Electric Services  to  include  emergency  lifting,  smoke/fire  detectio 

central  communication  control  and  TV  sujTveillance. 

Heating  Consists  of  oil  fired  hot  water  boilers,  circulating  pximps, 

heating  and  reheat  coils  for  finned- tube  radiation. 

Plumbing  Standard  for  storm  water,  sanitary,  domestic  systems  and 

fire  protection  which  includes  sprinklers  where  required. 

Air  Conditioning  .  .  Recirculating  air  mixing  system,  chillers,  condensers,  etc. 

for  fully  automatic  summer  cooling  and  winter  heating. 

ESTIMATED  PROJECT  COST 

Construction  $1U, 31^,000 

Utilities 170,000 

Site 2145,000 

Miscellaneous $7,000 

Total $11)., 787,000 
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DIVISION  OP  CORRECTION 

128-BED  PREFAB  DORMITORY 
House  of  Correction 
Jessup 

PROJECT  DESCRIPTION 

This  facility  of  20,190  gross  square  feet  is  a  proto-type  building  to 
house  128  inmates  requiring  minimum  security  throu^out  the  State.   The 
design  is  incorporating  the  technique  of  pre-fab  construction  to  permit 
the  relocation  of  each  structure  with  a  minimum  loss  of  building  materials. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  ri^t.   Outline  specifications  are: 

Exterior  walls  .  .  .  Prefinished,  sectionalized  aggregate  panel. 

Structiire Concrete  footing  and  slab  on  grade,  metal  stud 

bearing  wall  and  steel  trusses. 

Roof  Asphalt  shingles  and  building  felts  on  plywood  sheathing. 

Interior  Prefinished  cement  asbestos  board  on  rigid  backing. 

Ceilings Gypsum  wallboard  on  metal  ftirring. 

Floors  Typically  vinyl  asbestos  tile  with  quarry  tile  in  the 

shower  areas. 

Electric Standard  for  this  type  of  building  with  fluorescent 

lighting  fixtures. 

Heating  Oil-fired  furnace  for  hot  water  baseboard  radiation. 

Plumbing Standard  for  this  type  of  building. 

Air  Conditioning  .  .  Ventilation  fans  in  the  corridors  only. 

ESTIMATED  PROJECT  COST 

Construction  $1,0^1,000 

Utilities U9,000 

Site  Improvements 50,000 

Equipment ^0^000 

Total $1,200,000 


20 


E 


I 
^\ 

0 
0 

k 

I  i' 


21 


STATE  COLLEGES 


HEW  ENTRANCE 

Prostburg  State  College 
Frosfburg 


EROJECT  DESCRIPTION 

This  project  includes  the  Construction  of  the  Main  Entrance  Area 
of  the  Campus  from  Midlothian  Road.  The  project  will  facilitate 
access  to  the  Prostburg  Campus  from  the  National  Preeway. 

The  scope  of  the  project  includes  the  construction  of  pedestrian 
and  vehicular  routes,  parking,  site  and  utility  work  in  the  area_ 
bounded  by  the  Physical  Education  Pacility,  Administration  Building, 
Pullen  School  and  the  Lane  Center. 


ESTIMATED  PROJECT  COST 
Construction  .  .  .  . 


$680,000 
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